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BILL NO. S-84-02- 


ox 


SPECIAL ORDINANCE NO. 




AN ORDINANCE approving Civil City 
Purchase Order No. A-30851 with 
Christian Builders, for the Com¬ 
munity Development and Planning 
Department. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Civil City Purchase Order No. A-30851, 

between the City of Fort Wayne, by and through the Civil City 

Purchasing Agent, and the Department of Purchasing with Christian 

Builders, respectfully, for: 

the awarding of bids with respect 
to the insulating of approximately 
150 houses as part of the Attic 
Insulation Project of the Housing 
and Neighborhood Development Ser¬ 
vices, Inc. (HANDS), Division of 
the Community Development and 
Planning Department of the City 
of Fort Wayne; 

involving a total cost of Thirty-Nine Thousand and No/100 Dol¬ 
lars ($39,000.00), all as more particularly set forth in said 
Purchase Order, which is on file in the Office of the Department 
of Purchasing, and is by reference incorporated herein, made a 
part hereof, and is hereby in all things ratified, confirmed and 
approved. 


SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage, and any and all necessary 











Read the first time in full and on motion by__ 

seconded by_, and dulv/adopted^, read the Second time 

by title and ref erred to the Committee ^ . _(a^d the City 

Plan Commission for recommendation) and Public Hearing to be held, 
due legal notice, at the Cgixncii-- Chamber s, city-CountyT\rt±dingr Fort Wayne 

Indiana, on /" / the ___ da Y of 

-- ck__.M.,E.S 


DATE: 





[DRAE. KENNEDY, CITY CLERK 


Read the third i$.me in full and on motion by___ 

seconded by__, and duly adopted, placed on its 




passage. PASSED 


TOTAL VOTES 

BRADBURY 


by the following vote: 
NAYS ABSTAINED 


GiaQUINTA 

HENRY 

REDD 

SCHMIDT 




SANDRA E. KENNEDY, CITY C#ERK 
Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as (ANNEXATION^--(AP P RQP> RXAT-IQNJ - - 

(SPECIAL) (ZONING-MAP) ORDINANCE (RESOLT.TTTQNX 
on the _ _ c2Jy^L _ day of_ 


-(■GENERAL/) 




ATTEST: 


(SEAL) 






SANDRA E. KENNEDY, CITY CLER^ 




PRESIDING OFFICER 
Presented by me to the Mayor of/the City of Fort Wayne, Indiana, 




_day of 




at the hour of 




19 




.M.,E.S.T. 


SANDRA E. KENNEDY, CITY CL 

Approved and signed by me this 1 <y\ • day of NWac^tn 
\ o'clock 'P 


9^ , at the hour of 


.M.,E.S.T. 


JffU 


WIN MOSES, JR., MAYOR 















































































STATE BOARD OF 
ACCOUNTS FOR 
CITY UTILITIES ANC 
CIVIL CITY OF 
FORT WAYNE 1980 


DEPARTMENT OF PURCHASES 

NUMBER ONE EAST MAIN STREET, ROOM 940 
FORT WAYNE, IN 46802 
MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS, ETC., TO: 

r 


L 

r 


COMMUNITY BEVEL * & PLANNING 

ONE MAIN ST EM 000 

FORT WAYNE IN 46801 


680 


L 


CHRISTIAN CONSTRUCTION INC* 
CHRISTIAN BUILDERS 
16206 HAVENWQOD DR* 

WOODBURN IN 46797 


n 


j 


30851 


DATE 
REQ. NO. 


02/08/84 

00356 


THE ABOVE INFORMATION MUST APPEAR ON ALL INVOICES. 
BILLS OF LADING, DELIVERY TICKETS, PACKAGES AND 
CORRESPONDENCE. 

INVOICE IN DUPLICATE _ 


CIVIL CITY 


SAME AS ABOVE 


CITY UTILITIES 


APPROPRIATION - ^ f. A ~y / t 

AND FUND NUMBER 1 “*95~*008~A I T“*94~3o 1 


% IF PAID WITHIN 
)F GOODS OR PERFORMANCE OF SERVICES. (DEDUCTION F< 


UNIT* MATERIALS, SUPPLIES OR SERVICES 


TAX EXEMPT (UNLESS OTHERWISE INDICATED) 

*001 BLANKET PURCHASE ORDER - 

ATTIC INSULATION -PRICES PER 
BID REF* NO* 1118 

THIS DOCUMENT-IS A BLANKET PURCHASE 
AUTHORIZATION COVERING PURCHASES BY 
COMMUNITY DEVELOPMENT 6 PLANNING 
THESE WILL BE LIMITED TO ATTIC INSULATION 
AND INSTALLATION 

TERM OF AGREEMENT: 1-1-84 TO 12-31-84 
SUBJECT TO COUNCILMANIC APPROVAL 


ORDINANCE NUMBER_ 


FCR INFC RMATION: PURCHASING 


219-427-1101 


39000 *0C 

i 


COMPLIANCE WITH THE 
DELIVERY DATE RE¬ 
QUESTED WILL AVOID 
"FOLLOW UP" CORRE¬ 
SPONDENCE. 


_ .._L CHARGES 

FOR DELIVERY, PACKING, 
ETC., NECESSARY TO COM¬ 
PLETE DELIVERY TO DES¬ 
TINATION SPECIFIED. 


NOTE 

THE CONTRACTOR OR VENDOR, 

READ 

INSTRUCTIONS ON 

BY ACCEPTING THIS ORDER, 
AGREES TO THE GENERAL CON¬ 
DITIONS AND TERMS OF AGREE¬ 
MENT ON THE BACK OF THIS OR¬ 
DER. 

BY 1 HEREBY CERTIFY UPON MY C 

THE BACK OF THIS 

ORDER 

PURCHASE IS FULLY COVERED 


UNLESS OTHERWISE INDICATED. 
THE PRICES SHOWN DO NOT IN¬ 
CLUDE TAXES OF ANY KIND. 


INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER 


IF THIS ORDER DOES NOT 
AGREE WITH YOUR QUO¬ 
TATION KINDLY RETURN 
IT WITH AN EXPLANA¬ 
TION. 


I HEREBY CERTIFY THAT THE C 

• UNENCUMBERED BALANCES IN " 
FORE HAS BEEN D. 

CITY CONTROLLER 


IE EXPENDITURE THERE- 


N PERSONAL KNOWLEDGE Tl 


IZED BY A PROPERLY EXECUTED AND APPROVED REQUISITION ON FILE IF 


DIRECTOR OF PURCHASES 


THIS ORDER IS AUTHOR- 


ORIGINAL m 































ATTIC INSULATION PROGRAM 
BID SHEET 


The work under this section shall include all labor, insurance, materials, apparatus 
tools, power, transportation, and insulation equipment required to install thermal 
insulation in accordance to the specifications below. All contractors submitting 
bids must be able to complete a minimum of ten (10) units per week. 

The cost estimate for each example shall be in writing (no pencils), reflecting 
the cost by square foot and total cost. The examples are from houses in the pro¬ 
gram area and the neighborhood has been designated. After the completion of all 
examples, the contractor shall submit a cost variable indicated in price per square 
incn. 

EXAMPLES 


A. Install 8” of blown wood fiber insulation in an open assessable attic. One 

thousand, two hundred thirty (1.230) square feet 33 <i A-=-g _ 

total $ '?><&>.lo _. (East Central) 

3. Drill fascia board and blow flat roof full of wood fiber insulation and plug 

fascia board. Five hundred (500) square feet 3.3P sq.tPv- _ 

total J US'.QO _. (West Central) 

C. Blow sloped ceilings full of wood fiber insulation 2X6 Trusses. Four hundred 

(400) square feet &4 .po _total _ £.( y g 

(Oxford) 

D. Remove flooring and blow the cavities full of wood fiber insulation and replace 

flooring. Eiant hundred (800) square feet _ 3So.-£^ ~ _ 

total 3-Sfe-oo _. (Nebraska) ~ 

E. Install two roof vents and two gable vents (All Neighborhoods) 

Roof Vent ion's pgftlyowt" , _ Gable Vent 14.oo pgg. 

The orice variable for insulating attics of this nature will be "g-gfco 
to _ t per square inch. 

ATTIC INSULATION PROGRAM 
MATERIAL QUALITY AND PERFORMANCE STANDARDS 
MATERIAL QUALITY STANDARDS 

The insulation shall be chemically treated cellulose wood fiber manufactured in 
accordance with Consumer Product Safety Commission (CPSC) requirements and 
Federal Specification KH-1-515D and the Interim Consumer Product Safety Act of 
1S73 or the latest revisions thereof. Materials conforming to the federal 
soecificaticns listed previously are considered to meet the minimum requirements 
f;r neat flew resistance, fire safety, and quality. Each package containing these 
materials shall be labeled as meeting the soecification. 
















ATTIC INSULATION PROGRAM 
BID SHEET 


The work under this section shall include all labor, insurance, materials, apparatus 
tools, power, transportation, and insulation equipment required to install thermal 
insulation in accordance to the specifications below. All contractors submitting 
bids must be able to complete a minimum of ten '(10) units per week. 

The cost estimate for each example shall be in writing (no pencils), reflecting 
the cost by square foot and total cost. The examples are from houses in the pro¬ 
gram area and the neighborhood has been designated. After the completion of all 
examples, the contractor shall submit a cost variable indicated in price per square 
incn. 


EXAMPLES 


A. Install 8" of blown wood fiber insulation in an open assessable attic. One 

thousand, two hundred thirty Cl.230) square feet_ OLr ** _ 

total 30• S'O (East Central) 

B. Drill fascia board and blow flat roof full of wood fiber insulation and plug 

fascia board. Five hundred (500) square feet_ & f-f _ 

total __• (West Central) 

C. Blow sloped ceilings full of wood fiber insulation 2X6 Trusses. Four hundred 

(400) square feet_ ¥ _total _ /¥d< &-0 _• 

(Oxford) 

D. Remove flooring and blow the cavities full of wood fiber insulation and replace 

flooring. Eight hundred (800) square feet ? _ 

total _ , fr-C (Nebraska) 

E. Install two roof vents and two gable vents (All Neighborhoods) 

Roof Vent X JIS'- ^ ■S~Q,0 ~0 Gable Vent X <^6 &~o 

The price variable for insulating attics of this nature will be V & 
to __ _ t per square inch. 

ATTIC INSULATION PROGRAM 
MATERIAL QUALITY AND PERFORMANCE STANDARDS 
MATERIAL QUALITY STANDARDS 

The insulation shall be chemically treated cellulose wood fiber manufactured in 
accordance with Consumer Product Safety Commission (CPSC) requirements and 

Federal Specification HH-1-515D and the Interim Consumer Product Safety Act of 
1373 or the latest revisions thereof. Materials conforming to the federal 
soecifications listed previously are considered to meet the minimum requirements 
-or neat flow resistance, fire safety, and quality. Each package containing these 
materials shall be labeled as meeting the soecification. 
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ATTIC -INSULATION PROGRAM 
BID SHEET 


The work under this section shall include all labor, insurance, materials, apparatus 
tools, power, transportation, and insulation equipment required to install thermal 
insulation in accordance to the specifications below. All contractors submitting 
bids must be able to complete a minimum of ten (10) units per week. 

The cost estimate for each example shall be in writing (no pencils), reflecting 
the cost by square foot and total cost. The examples are from houses in the pro¬ 
gram area and the neighborhood has been designated. After the completion of all 
examples, the contractor shall submit a cost variable indicated in price per square 
i nch. 


EXAMPLES 

A. Install 8" of blown wood fiber insulation in an open assessable attic. One 
thousand,, two hundred thirty (1,230) square feet ^37, 

total 4 _, (East Central) “ ~ 

B. Drill fascia board and blow flat roof full of wood fiber insulation and plug 
fascia board. Five hundred (500) square feet .4-7 

total 0*5.00 _. (West Central) 

C. Blow sloped ceilings full of wood fiber insulation 2X6 Trusses. Four hundred 

(400) square feet . 4-7 total 

(Oxford) 

D. Remove flooring and blow the cavities full of wood fiber insulation and replace 
flooring. Eight hundred (800) square feet .4'1 

total .-s/W 3‘Ii^okDO . (Nebraska) 

E. Install two roof vents and two gable vents (All Neighborhoods) 

Roof Vent fV) _ Gable Vent d>'2S l Q0 _ 

The price variable for insulating attics of this nature will be .OO'Z'Z* 
to „ CD <1 y z ? _ t per square inch. 

ATTIC INSULATION PROGRAM 
MATERIAL QUALITY AND PERFORMANCE STANDARDS 
MATERIAL QUALITY STANDARDS 

The insulation shall be chemically treated cellulose wood fiber manufactured in 
accordance with Consumer Product Safety Commission (CPSC) requirements and 
Federal Specification KH-1-515D and the Interim Consumer Product Safety Act of 
1978 or the latest revisions thereof. Materials conforming to the federal 
specifications listed previously are considered to meet the minimum requirements 
-or heat flow resistance, fire safety, and quality. Each package containing these 
materials shall be labeled as meeting the specification. 















ATTIC INSULATION PROGRAM 
BID SHEET 


The work under this section shall include all labor, insurance, materials, apparatus 
tools, power, transportation, and insulation equipment required to install thermal 
insulation in accordance to the specifications .below. All contractors submitting 
bids must be able to complete a minimum of ten (10) units per week. 

The cost estimate for each example shall be in writing (no pencils), reflecting 
the cost by square foot and total cost. The examples are from houses in the pro¬ 
gram area and the neighborhood has been designated. After the completion of all 
examples, the contractor shall submit a cost variable indicated in price per square 
inch. 


EXAMPLES 


A. Install 8" of blown wood fiber insulation in an open assessable attic. One 

thousand, two hundred thirty (.1,230) square feet 550 per ft. _ 

total _. (East Central) 

B. Drill fascia board and blow flat roof full of wood fiber insulation and plug 

fascia board. Five hundred (500) square feet 2x8 trusses - 350 per ft , 

total $175.00 _. (West Central) 

C. Blow sloped ceilings full of wood fiber insulation'2X6 Trusses. Four hundred 

(400) square feet 290 per ft. total $116.00 _ 

(Oxford) 

D. Remove flooring and blow the cavities full of wood fiber insulation and replace 

flooring. Eight hundred (800) square feet 2x8 trusses - 350 per ft. 
total 2.5?ft-00 _. (Nebraska) 

£. Install two roof vents and two gable vents (All Neighborhoods) 

Roof Vent $15.00 ea, _ Gable Vent $18.00 ea. 

The price variable for insulating attics of this nature will be__ 

to_ i per square inch. 

ATTIC INSULATION PROGRAM 
MATERIAL QUALITY AND PERFORMANCE STANDARDS 
MATERIAL QUALITY STANDARDS 

The insulation shall be chemically treated cellulose wood fiber manufactured in 
accordance with Consumer Product Safety Commission (CPSC) requirements and 
Federal Specification HH-1-515D and the Interim Consumer Product Safety Act of 
1373 or the latest revisions thereof. Materials conforming to the federal 
specifications listed previously are considered to meet the minimum requirements 
for neat flow resistance, fire safety, and quality. Each package containing these 
materials shall be labeled as meeting the specification. 
















ATTIC INSULATION PROGRAM 
BID SHEET 


The work under this section shall include all labor, insurance, materials, apparatus 
tools, power, transportation, and insulation equipment required to install thermal 
insulation in accordance to the specifications below. All contractors submitting 
bids must be able to complete a minimum of ten (10) units per week. 

The cost estimate for each example shall be in writing (no pencils), reflecting 
the cost by square foot and total cost. The examples are from houses in the pro¬ 
gram area and the neighborhood has been designated. After the completion of all 
examples, the contractor shall submit a cost variable indicated in price per square 
inch. 


EXAMPLES 


Install 8" of blown wood fiber insulation in an open assessable attic. One 

thousand ,„£wq hundred thirty Cl,230) square feet __ 

total ffA 3? _. (East Central) 


B. Drill fascia board and blow flat roof full of wood fiber insulation and plug 

fascia boardFive hundred (500) square feet_______ 

total ^3 (West Central) 

C. Blow sloped ceilings full of wood fiber insulatioru^X6 Trusses. Four hundred 

(400) square feet _total / V Or X / __■ 

(Oxford) 

D. Remove flooring and blow the cavities full of wood fiber insulation and replace 

flooring. ££ght hundred (800) square feet _ 

total Tv/j fs , 0 ^ (Nebraska) 


E. Install two roof vents and two gable vents (All Neighborhoods) 

Roof Vent_ ^ Gable Vent J? 0, 


The price variable for insulating attics of this nature will be 
to __ t per square inch. 


ATTIC INSULATION PROGRAM 
MATERIAL QUALITY AND PERFORMANCE STANDARDS 
MATERIAL QUALITY STANDARDS 

The insulation shall be chemically treated cellulose wood fiber manufactured in 
accordance with Consumer Product Safety Commission (CPSC) requirements and 
Federal Specification KH-1-515D and the Interim Consumer Product Safety Act of 
1973 or the latest revisions thereof. Materials conforming to the federal 
soecificaticns listed previously are considered to meet the minimum requirements 
for heat flow resistance, fire safety, and quality. Each package containing these 
materials shall be labeled as meeting the soecification. 
















ATTIC INSULATION PROGRAM 
BID SHEET 




The work under this section shall include all labor, insurance, materials, apparatus 
tools, power, transportation, and insulation equipment required to install thermal 
insulation in accordance to the specifications below. All contractors submitting 
bids must be able to complete a minimum of ten (10) units per week. 

The cost estimate for each example shall be in writing (no pencils), reflecting 
the cost by square foot and total cost. The examples are from houses in the pro¬ 
gram area and the neighborhood has been designated. After the completion of all 
examples, the contractor shall submit a cost variable indicated in price per square 
incn. 


EXAMPLES 

A. Install 8' 1 of blown wood fiber insulation in an open assessable attic. One 

thousand, two hundred thirty Cl.230) square feet x~ r ' ___ 

total ^Q,— _. (East Central) ' 

3. Drill fascia board and blow flat roof full of wood fiber insulation and plug 

fascia board. Five hundred (500) square feet y , go p gA 1 ____ 

total ^ l.oo ~ _. (West Central) ' 

C. Blow sloped ceilings full of wood fiber insulation 2X6 Trusses. Four hundred 

(400) square feet % . _total 1)2. • 

(Oxford) 

D. Remove flooring and blow the cavities full of wood fiber insulation and replace 

flooring. Eight hundred (800) square feet 1 ___ 

total Jf *360— _. (Nebraska) 

E. Install two roof vents and two gable vents (All Neighborhoods) 

Roof Vent X 2,0.^J? Tt>TAL. Gable Vent 3 (=>■ Tott^c . 

The price variable for insulating attics of this nature will be 4 , QV 
to . Q ~7 _ t per square inch. 

ATTIC INSULATION PROGRAM 
MATERIAL QUALITY AND PERFORMANCE STANDARDS 
MATERIAL QUALITY STANDARDS 

The insulation shall be chemically treated cellulose wood fiber manufactured in 
accordance with Consumer Product Safety Commission (CPSC) requirements and 

Federal Specification KH-1-515D and the Interim Consumer Product Safety Act cf 
1373 or the latest revisions thereof. Materials conforming to the federal 
soecifications listed previously are considered to meet the minimum requirements 
*or neat flew resistance, fire safety, and quality. Each package containing these 
r.aterials shall be labeled as meeting the specification. 
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amper Insulation 

431 West Main 

art Wayne, IN 46804 
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’otic Insulation 
(02 Charlotte 
>rt Wayne, IN 46805 

jper Home Improvements 
?18 Third Street 
>rt Wayne, IN 46808 
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S-84-02-05 


REPORT OF THE COMMITTEE ON .FINANCE _ 

WE, YOUR COMMITTEE ON FINANCE _TO WHOM WAS REFERRED AN 

ORDINANCE approving Civil City Purchase Order No. A-30851 with 
Christian Builders, for the Community Development and Planning 
Department 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 
BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE PASS. 


MARK E. GiaOUINTA. CHAIRMAN 

JAMES S. 

STIER, VICE CHAIRMAN 

JANET G. 

BRADBURY 

THOMAS C. 

. HENRY 

DONALD J. 

. SCHMIDT 






CONCURRED(N_ 




SANDRA E. KENNEDY, CITY CLERK - 






























DIGEST SHEET 

TITLE OF ORDINANCE Attic Insulation 

DEPARTMENT REQUESTING ORDINANCE Purchasing 
SYNOPSIS OF ORDINANCE An ordinance approving the awarding of bids with 
respect to the insulating of approximately 150 houses as part of the 
Attic Insulation Project of the Housing and Neighborhood Development 
Services, Inc. (HANDS) Division of the Community Development and 
Planning Department of the City of Fort Wayne. 




EFFECT OF PASSAGE Continuation of a program to reduce heating bills 

for Community Development area residents. 


EFFECT OF NON-PASSAGE High heating bills for residents of Community Developmen t 
areas. 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) $39,000. 


ASSIGNED TO COMMITTEE (President) 



























